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ABSTRACT 


Ranging from Operation Desert Storm to combat actions in the Balkans, EA-6B 
Prowler aircraft lie at the heart of nearly all tactical aircraft strikes. Providing a fleet 
capable of such combat actions іп the next decade challenges the Prowler community to 
efficiently schedule EA-6B depot maintenance services. By 2009, EA-6B depots must 
conduct 80 wing center section replacements, 144 major aircraft modifications and 
standard depot level maintenance 154 times. There are several complex rules governing 
when each Prowler is eligible for each service; these rules are also flexible enough to allow 
more induction schedules than can be evaluated manually in a reasonable amount of time. 
Since each service removes aircraft from mission inventory for six to 12 months and 
performing multiple services together requires less time than performing services 
independently, services should be combined whenever possible. This thesis develops a 
mixed integer linear program, EA-6B Depot Maintenance Optimization Model (EDMOM), 
to help schedule EA-6B aircraft for depot maintenance services. EDMOM minimizes total 
time aircraft are removed from mission inventory; it produces an induction schedule for the 
EA-6B fleet through 2009 that adheres to all appropriate rules and conducts 378 services in 
only 216 inductions, requiring 2,446 total months. Without combining services, it would 


require 3,630 months, nearly a 50 percent increase. 


DISCLAIMER 


The reader is cautioned that the computer program developed in this research may 
not have been exercised for all cases of interest. While every effort has been made, within 
the time available, to ensure that the program is free of computational and logic errors, 
they cannot be considered validated. Any application of this program without verification 


is at the risk of the user. 
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EXECUTIVE SUMMARY 


The variety and pace of United States combat actions over the past decade have 
been at an unprecedented high. Ranging from Operation Desert Storm to combat actions 
in the Balkans, EA-6B Prowler aircraft lie at the heart of nearly all tactical aircraft strikes. 
Providing a fleet capable of such combat actions in the next decade challenges the Prowler 
community to efficiently schedule EA-6B depot maintenance services. 

EA-6B depot maintenance services are Wing Center Section (WCS) replacements, 
Standard Depot Level Maintenance (SDLM) and major aircraft modifications. WCS 
replacements address deteriorating EA-6B wing fatigue life by replacing various wing 
components. SDLM restores aircraft to a material condition that can be maintained in the 
fleet. Major aircraft modifications, such as state-of-the-art Improved Capability III, keep 
the EA-6B on the cutting edge of electronic warfare. By 2009, EA-6B depots must 
conduct 80 WCS replacements, 154 SDLMs and 144 major aircraft modifications. 

There are several complex rules governing when each Prowler 1s eligible for each 
service; these rules are also flexible enough to allow more induction schedules than can be 
evaluated manually in a reasonable amount of time. For example, SDLMs must be 
scheduled within a nine-month availability window. Additionally, a “Level Loading" 
policy attempts to evenly distribute and reduce the number of SDLMs per fiscal year. 
Since each service removes aircraft from mission inventory for six to 12 months and 
performing multiple services together requires less time than performing services 


independently, services should be combined whenever possible. 


This thesis develops a mixed integer linear program, EA-6B Depot Maintenance 
Optimization Model (EDMOM), to help schedule EA-6B aircraft for depot maintenance 
services. EDMOM minimizes total time aircraft are removed from mission inventory. It 
produces an induction schedule for the EA-6B fleet through 2009 that adheres to all 
appropriate rules and conducts 378 services in only 216 inductions, requiring 2,446 total 
months. Without combining services, it would require 3,630 months, nearly a 50 percent 
increase. EDMOM additionally reduces the maximum yearly-predicted SDLMs by ten. 

An often-overlooked byproduct of combat operations is an increased operational 
use of aircraft. By a simple modification of data, EDMOM is able to show the effects of 
doubling the projected EA-6B utilization rate for a six-month period. In this scenario, 
EDMOM conducts the same 378 services in a mere 214 inductions, requiring 2,411 total 
months; with only a slight variation in the number of inductions recommended per fiscal 
year. 

In an era of decreasing budgets and increasing operational commitments, all 
attempts to optimally manage scarce resources must be made. This thesis develops an 
optimization model to assist the EA-6B community manage one of its scarcest resources, 


aircraft on the cutting edge of electronic warfare technology. 
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I. INTRODUCTION 


The Department of the Navy (DON) is authorized a yearly inventory of 104 EA-6B 
Prowler aircraft (see Figure 1) through fiscal year 2015 (FY-15) [Naval Air Systems 
Command (NAVAIR), 1997]. This inventory, called the Primary Aircraft Authorization 
(PAA), represents the number of United States Navy (USN) and United States Marine 
Corps (USMC) mission aircraft authorized. Wing Center Section (WCS) replacement and 
Standard Depot Level Maintenance (SDLM) services help extend EA-6B service life, but 
remove aircraft from PAA inventory for 10 to 12 months. Major aircraft modification 
services keep the EA-6B on the cutting edge of electronic warfare, but also remove them 
from the PAA inventory. This thesis provides a mixed integer linear program, EA-6B 
Depot Maintenance Optimization Model (EDMOM), to help schedule EA-6B aircraft for 
WCS replacement, SDLM and major aircraft modification services while minimizing the 


time aircraft are removed from PAA inventory. 


A EA-6B PAA INVENTORY SHORTAGES 

EA-6B PAA inventory shortages began in 1996 when the DON received tasking to 
support nearly all Department of Defense tactical electronic warfare missions with the EA- 
6B. This tasking increased the EA-6B PAA inventory from 80 to 104 starting in FY-98 


(NAVAIR, 1997]. Meeting this increase continues to challenge the EA-6B community. 





Figure 1. An EA-6B fires a High Speed Anti-Radiation Missile (HARM) [Electronic 
Attack Squadron One Twenty Eight, 1999]. Ranging from Operation Desert Shield/Storm 
to combat actions in the Balkans, EA-6B aircraft lie at the heart of nearly all tactical 
aircraft strikes. 

In October 1998, the 14" EA-6B Operational Advisory Group (OAG) and 
Executive Steering Committee (ESC) identified the most significant near-term challenge 
facing the EA-6B community as a shortage in PAA inventory [Commander, Electronic 
Combat Wing, U.S. Pacific Fleet (CCOMVAQWINGPAC), 1998]. In an attempt to reduce 
this shortage, the OAG recommends, when feasible, combining depot maintenance 
services; these combined services require less time than separate inductions. Currently, 


depot maintenance services involve WCS replacements, SDLM and major aircraft 


modifications. 


Under the direction of Program Executive Officer, Tactical Aircraft Programs, the 
Program Manager for the EA-6B (PM A-234) acquires and manages all EA-6B aircraft and 
associated weapon systems [NAVAIR, 1998a]. PMA-234 performs the difficult task of 
scheduling the induction of EA-6Bs for depot maintenance services manually: the schedule 


of inductions is called the Master Plan. 


B. PLANNED EVENTS THAT REDUCE AIRCRAFT INVENTORY 

Three planned events reduce the EA-6B PAA inventory: WCS replacement, SDLM 
and major aircraft modification services. 

1. WCS Replacements 

The first 65 production and replacement EA-6B wings contained sections 
constructed of Type 7079 aluminum (T-7079). Inspections conducted early in the life of 
these 65 wings discovered T-7079 to be extremely strong and fatigue resistant, but highly 
susceptible to stress corrosion. T-7079 also exhibited highly unpredictable stress corrosion 
crack formation and growth rates. Due to these alarming discoveries and a fear of possible 
catastrophic wing failure, subsequent production and replacement EA-6B wings contained 
sections constructed of Type 7050 aluminum (T-7050), a superior grade. Regardless of the 
type of aluminum used, engineering studies reveal the most critical factor defining EA-6B 
service life is the aircraft wing, specifically the WCS. 

A WCS replacement program began in 1991 to address the deteriorating wing 
fatigue life of EA-6B aircraft. Wing fatigue life is the projected usefulness of the wing as a 


function of gravitational acceleration forces (G) applied to the aircraft; quantified by the 


term Fatigue Life Expenditure (FLE). FLE is a strongly increasing function of Gs applied 
to the aircraft. For example, a single seven-G hit on a T-7050 wing is equivalent to 14 one- 
G hits. Once an aircraft expends 100 percent FLE, this program calls for a replacement of 
the Left Inner Wing Panel, Right Inner Wing Panel and the WCS itself with components 
constructed of T-7050 (see Figure 2). PMA-234 schedules aircraft for the WCS 


replacement program upon expending 95 percent FLE. 


Right Inner 
Wing Panel 





Figure 2. Top view of an EA-6B aircraft depicting the Left Inner Wing Panel, Right 
Inner Wing Panel and Wing Center Section (WCS). This thesis provides a mixed integer 
linear program, EA-6B Depot Maintenance Optimization Model (EDMOM), to help 
schedule EA-6B aircraft for WCS replacements, SDLMs and major aircraft modifications. 
In a further attempt to extend the EA-6B service life, COMVAQWINGPAC 
implemented the EA-6B Fatigue Life Expenditure Management Program in June 1997 


[COMVAQWINGPAC, 1997]. This program coordinates the expenditure of wing fatigue 


life with planned WCS replacements and applies to all COMVAQWINGPAC EA-6B 
aircraft, but not USMC aircraft. 

The heart of the FLE Management Program is an aircraft by aircraft assessment 
designed to use all remaining wing fatigue life prior to WCS replacement. At the start of 
this program, all aircraft received classification based on percentage of wing fatigue life 
expended. High-FLE aircraft received an administrative restriction of three-Gs in an 
attempt to prevent expending 100 percent FLE prior to WCS replacement. Medium-FLE 
aircraft received a yearly four-G equivalence hit budget such that FLE would not exceed 95 
percent by FY-05. Low-FLE aircraft received a yearly four-G equivalence hit budget with 
a 95 percent FLE target of FY-15. 

The Counting Accelerometer Group (CAG) is an aircraft component that records 
the number of times an aircraft experiences four, five, six and seven-Gs during a flight. 
Data collected by the CAG is used to manage each low-FLE and medium-FLE aircraft's 
yearly four-G equivalence hit budget. When this budget reaches zero, the aircraft receives 
an administrative restriction of three-Gs for the remainder of the year. 

2. SDLM 

SDLM restores an aircraft to a material condition that can be properly maintained at 
the organizational or intermediate level [NAV AIR, 1998b]. It begins with a comprehensive 
inspection of selected aircraft components and proceeds by repairing faulty components, 
performing preventative maintenance and conducting required modifications. Additionally, 
SDLM ensures compliance with technical directives and replaces components that will 


require replacement prior to the next anticipated SDLM. 


The EA-6B falls under the Aircraft Service Period Adjustment (ASPA) program 
which evaluates “... the material condition of fleet aircraft, and use(s) this information to 
more efficiently plan depot maintenance programs” [Office of the Chief of Naval 
Operations (OPNAV), 1998]. The core of the program consists of an evaluation of 
selected areas that represent overall aircraft condition. Aircraft failing an ASPA evaluation 
require a SDLM pnior to reintroduction into PAA inventory. 

When placed in PAA inventory, aircraft receive a Period End Date (PED). This 
date reflects the minimum number of months between SDLMs that an aircraft can be “... 
expected to maintain both reliability and operational availability levels" [NAVAIR, 1991]. 
For the EA-6B, this period varies from 54 months for new aircraft to 36 months for aircraft 
that have previously completed a SDLM [OPNAV, 1993]. An ASPA evaluation must be 
conducted in a window ranging from six months prior to three months after PED. A 
satisfactory ASPA evaluation keeps the aircraft in PAA inventory an additional 12 months 
before receiving another ASPA evaluation. An unsatisfactory ASPA evaluation requires 
the aircraft be inducted for SDLM or preservation (removed from PAA inventory) no later 
than 90 days after PED [OPNAV, 1998]. Data shows 44 of the last 79 EA-6B ASPA 
evaluation failures occurred on the fifth evaluation (Wood, 1999]. For new aircraft, this 
occurs after approximately eight and a half years of service. For aircraft that have 
completed a SDLM, ASPA failure typically occurs seven years after the completion of the 
most recent SDLM. Projections of failure prior to the fifth ASPA are made based on 


material condition of the aircraft during its most recent ASPA evaluation. For example, if 


an aircraft marginally passes its third ASPA, projections show an anticipated fail on the 
forth ASPA. PMA-234 incorporates these projections when scheduling SDLM inductions. 

3. Major Aircraft Modifications 

In attempts to remain on the cutting edge of safety and electronic warfare, the EA- 
6B has continually evolved through a series of major aircraft modifications. The first 
major aircraft modification, Expanded Capability (EXCAP), began іп FY-73. EXCAP 
preceded the introduction of the Improved Capability I (ICAP-I) modification in FY-76. 
Improved Capability I/Block-82 (Block-82) modifications began in FY-84. Only a select 
few aircraft received the short-lived Improved Capability U/Block-86 (Block-86) 
modification. All EXCAP, ICAP-I, Block-82 and Block-86 modifications have been 
completed. Only two major modifications are currently being performed on the EA-6B: 
Improved Capability Il/Block-89 (Block-89) and Improved Capability U/Block-89A 
(Block-89A). Prototype Improved Capability III ПСАР-Ш) modifications will begin in 
FY-00. 

Block-89 modifications began in FY-91. This modification specifically addresses 
flight safety issues. Block-89 incorporates fire safety upgrades that include a Halon fire 
extinguishing system and also provides a yaw rate indicating system, additional caution 
lights and a modified fuel system. 

Block-89A modifications began in FY-98. This modification adds a Global 
Positioning System while converting the Inertial Navigational System for use as the 
primary attitude reference source. Block-89A supports future growth by providing an 


upgrade to the AYK-14 computer and adding a dual 1553 data buss. An added ARC-210 


V/UHF radio improves inter-service interoperability. Block-89A also provides an aircraft 
wiring harness replacement. 

State-of-the-art ICAP-III modifications primarily focus on radar receiver upgrades 
allowing expanded frequency and azimuth coverage. ICAP-IH includes new cockpit 
displays, integrated communication countermeasures, provisions for joint platform 
connectivity and selective reactive jamming capabilities. Additionally, ICAP-III improves 
reliability, maintainability and life cycle costs. Based on current projections, ICAP-III will 
be the last major EA-6B modification prior to retirement. 

Due to the continuum of major aircraft modifications, the present EA-6B PAA 
inventory contains a mixture of Block-82, Block-89 and Block-89A aircraft. These 
different block configured aircraft create maintenance, operational and logistical 
challenges. Maintenance and operational personnel must be trained in the idiosyncrasies of 
each block configuration. Logistically, aircraft parts may be incompatible between blocks. 
To assist in reducing the number of different blocks of aircraft in the fleet, stand-alone 
Block-89 modifications were discontinued. Instead, all Block-82 aircraft inducted for 


modification receive a combined Block-89 and Block-89A upgrade. 


С; PROBLEM STATEMENT 

The variety and pace of United States combat actions over the past decade has been 
at an unprecedented high. Ranging from Operation Desert Storm to combat actions in the 
Balkans, EA-6B aircraft lie at the heart of nearly all tactical aircraft strikes. Providing an 


effective EA-6B fleet capable of maintaining this pace into the next decade challenges the 


EA-6B community to efficiently schedule depot maintenance services. WCS and SDLM 
services assist in extending the EA-6B service life to FY-15. To keep the EA-6B on the 
cutting edge of electronic warfare, while minimizing the amount of time aircraft are 
removed from PAA inventory, as many major aircraft modification services as possible 
should be conducted at one time (see Figure 3). This thesis develops a mixed integer linear 
program, EDMOM, to help PMA-234 meet these challenges. EDMOM schedules EA-6B 
aircraft for WCS replacements, SDLMs and major aircraft modifications while minimizing 


the time aircraft are removed from PAA inventory. 


D. THESIS OUTLINE 

Chapter II provides an overview of related research. Chapter III describes the 
development of EDMOM. It contains assumptions and requirements, model formulation 
and derivations of sets. Chapter IV discusses the computational results of implementing 


EDMOM. Chapter V presents conclusions and recommendations. 


u Р _ қ 
Lama ны — n Tn = — n Ñ 





Figure 3. The Tail and Forward Sections of an EA-6B during a depot induction 
[Northrop Grumman, 1999]. To keep the EA-6B on the cutting edge of electronic warfare 
while minimizing the amount of time aircraft are removed from PAA inventory, as many 
depot maintenance services as possible should be conducted at one time. 
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II. RELATED RESEARCH 


Recent operations research literature provides many examples of optimal 
maintenance scheduling. However, the majority of this literature does not address multiple 
types of maintenance. The following provides an overview of models that have 
characteristics similar to that of EDMOM. 

Patterson [1997] develops an optimization model to minimize the maintenance time 
required to prepare the Navy’s H-60 Seahawk helicopter fleet for transition to a newly 
developed maintenance program, the Integrated Maintenance Concept (IMC). Designed to 
decrease out-of-service time, IMC permits simultaneous performance of organizational, 
intermediate and depot level maintenance. Transitioning to IMC requires aircraft in a 
sound structural and material condition. In order to satisfy this requirement, he addresses 
four major aircraft modifications, various fleet requirements and annual depot induction 
levels. His model involves two steps. Step one determines monthly allocation of 
helicopters, by type and squadron, for specific maintenance procedures and operational 
commitments. This step is formulated as a linear program and requires a rounding 
heuristic in the event of fractional values. Step two assigns specific aircraft to the monthly 
allocations determined in step one. To aid the Navy in the transition to IMC, Patterson 
implements his model with actual H-60 data on a six year planning horizon. This 
implementation contains approximately 36,000 constraints, 152,000 variables and requires 


about 31 CPU minutes to solve on an unspecified computer. 


11 


Albright [1998] addresses H-60 helicopter maintenance costs by developing a 
model designed to minimize out-of-service time and maintenance man-hours per 1000 
flight-hours (both surrogates for cost) while satisfying required tasking. He defines 
maintenance tasks and develops two key concepts: task group and task group time. A task 
group includes maintenance tasks that may be performed at approximately the same time. 
Task group time defines the time required to perform all tasks in the group. He 
hypothesizes that task group time is less than the sum of the time required to perform each 
task in the task group due to the ability to perform some tasks in parallel. Upon identifying 
task groupings, task group times and windows of opportunity for each task group, Albright 
solves his set-partitioning-linear-integer program. He exhibits potential reductions in 
maintenance man-hours per 1000 flight-hours when performing tasks in parallel by 
implementing his model with 188 tasks. His implementation has approximately 400 
constraints and 750 variables. He does not specify solution time. 

Jones [1998] explores potential challenges facing the Navy's P-3 Orion community 
should it adopt a solely calendar based maintenance program, the Isochronal Scheduling 
Inspection System (ISIS). In contrast to a maintenance program based on both time 
between inspections and number of flight hours, ISIS adheres to a strict cycle of inspecting, 
discrepancy correcting and flying based solely on fixed time intervals. Under ISIS, a 
reduction in maintenance man-hours per flight-hour is expected due to fewer maintenance 
inductions. He formulates ISIS as a network flow model and simulates the scheduled 


maintenance and aircraft transfer process. Jones creates a test scenario with 26 aircraft and 


three squadrons to exhibit difficulties in implementing ISIS. Fifty percent of his 230 trial 
runs concluded with scheduling conflicts. 
Each of the models described above share some characteristics with EDMOM but 


none contain all of EDMOM!"s features. 
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Ш. MODEL DEVELOPMENT 


This chapter describes EDMOM. It contains sections on assumptions and 


requirements, model formulation and derivations of sets. 


A. ASSUMPTIONS AND REQUIREMENTS 

EDMOM uses a generic time division defined as a period. For all computational 
work presented in this thesis, a period is a month. However, depending on the time 
horizon of interest and desired resolution of output, a period could easily be extended to 
represent a quarter or year. 

A single type of depot maintenance defines a service. Specifically, a service is any 
one of the following: SDLM1, SDLM2, WCS, 8989A, 89А ог ІСАР-Ш. SDLMI refers to 
the first SDLM conducted within the periods considered. Likewise, SDLM2 is the second 
such SDLM. A WCS replacement is the WCS service. Modifying a Block-82 aircraft to 
the Block-89A configuration is the 8989A service. The Block-89 to Block-89A 
modification is the 89A service. The ICAP-III service modifies an aircraft to the ICAP-III 
configuration. 

Without evidence to the contrary, it is assumed that aircraft pass all ASPA 
inspections except the fifth. Thus, the period of the fifth ASPA inspection coincides with 
SDLM1 and SDLM2 requirements. As evidence contrary to this assumption is acquired, 


PMA-234 makes appropriate adjustments. 


Both PMA-234 and EDMOM assume there is no upper bound on the total SDLM 
inductions per fiscal year. In an attempt to reduce the variation in PAA inventory between 
fiscal years, PMA-234 has adopted a “Level Loading” policy. This policy attempts to limit 
total SDLM inductions to 15 per fiscal year. EDMOM implements this policy by incurring 
a penalty for each SDLMI or SDLM2 induction recommended above this limit; the penalty 
is progressively higher for each induction exceeding 15. For example, the penalty for the 
16^ SDLM is 10 months, for the 17" SDLM is 11 months and so on. 

A varying number of WCS, 8989A, 89A and ICAP-III service components become 
available during each period in accordance with predetermined delivery schedules. 
Contracts for delivery schedules are let far in advance of determining which aircraft will 
receive specific service components. Shelving of these components allows usage when 
optimally desired. Additionally, induction can occur a few months prior to availability of a 
service component. For example, an induction for a WCS two months prior to availability 
of a wing allows time for removal of the old wing in preparation for the new wing. 

Aircraft may be partitioned into sets based on service eligibility. The SDLM1 
eligible set includes all aircraft. Aircraft with SDLM2 calculated to occur within the 
periods considered define the SDLM2 set. The number of aircraft in the WCS eligible set 
is limited to the total number of WCS service components available with membership 
based on the order aircraft reach 95 percent FLE. Block-82 aircraft encompass the 8989A 
eligible set. Aircraft in a Block-89 configuration occupy the 89A set. The ICAP-III 


eligible set includes all aircraft. 
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Services fall into two categories: required and desired. The required services are 
SDLMI, SDLM2 and WCS. The desired services are 8989A, 89A and ICAP-III. Aircraft 
eligible for a required service must be inducted to receive that service. Aircraft eligible for 
a desired service should be inducted to receive that service if the service is available. 

An option indicates the service or multiple services to be performed during a single 
induction. The consecutive natures of SDLM1/SDLM2 and major modifications limit 
possible service combinations. For example, SDLM1 and SDLM2 will never be in the 
same option. Likewise, 8989A and 89A will not be in the same option. Table 1 shows all 
possible options with associated services and approximate time required to perform the 


option. 


OPTION ¡SERVICES TIME | OPTION [SERVICES TIME 
(months) (months) 


О Е ОЕ И ПСВ 
КЕ тг 
ШО  |8089A р | 2 SLM, WCS,ICAPI | 14 
|. 6  |CAPII |6 | 24  |SDLML89AJIICAPII — | 14 
|. 8 —'SDLML8989A — | 12 | 26  |SDLM2,WCS,89A —— | м | 
12 
13 10 
16 
WCS, 8989A | 10 | 33  |SDLMI.WCS.89A.ICAP-II | 14 
| ШЕП ПЕН 
4 
9 M 


14 
15 ; - ; ; 3 
17 
 — s 


Table 1. All possible options with associated services and approximate time required 
to complete the option [Ellis and Tierney, 1999]. Since services within an option may be 
performed in parallel, the time required for an option is less that the sum of the times 
required to perform all services in the option. 
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The ICAP-III service builds on the Block-89A modification. Thus, Block-82 and 
Block-89 configured aircraft can not be inducted for an option including ICAP-III unless 
the option also includes 8989A or 89A. 

An aircraft can receive a service only during a set of periods. For SDLMI, this set 
includes periods from six months prior to three months after the anticipated fifth ASPA 
inspection. The set of available periods for SDLM2 is based on the period an aircraft 
completes SDLMI. For a WCS, available periods include the projected periods that a wing 
will have between 95 and 100 percent FLE. Aircraft that have not received 8989A, 89A or 
ICAP-III services are always available for these services. The set of available periods for 
an option 1s based on the intersection of periods an aircraft is available to receive all 
services included in the option. 

EDMOM minimizes the total time aircraft are removed from PAA inventory while 
encouraging inductions to occur as soon as possible. This is done via a penalty function 
equal to the time required to perform an option plus a scaled value of the difference 
between the recommended period and earliest period available for that option. By scaling 
this difference by 0.01, precedence is set to reducing the total time aircraft are removed 
from PAA inventory over recommending inductions occur as soon as possible. For 
example, assume EDMOM recommends Option 3 (WCS) for an aircraft three periods after 
expending 95 percent FLE and that Option 3 takes 10 periods, then a penalty of 10.03 
periods is incurred. 

EDMOM prefers inductions in the earliest period available because this will 


provide the most flexibility; inductions not found appropriate in the future can simply be 


delayed as necessary. Additionally, this preference can provide a gauge to encourage 
persistence [Brown, Dell and Wood, 1997]. 

EDMOM limits the time between completion of an induction and the successive 
induction to be greater than a desired threshold (notionally 12 months) or a penalty is 
incurred. This prevents irrational scenarios such as inducting an aircraft for an 8989A two 
months after completing a WCS induction. From the perspective of the squadron receiving 
this aircraft following the WCS induction, two months is barely enough time to conduct 
required acceptance inspections, correct discrepancies and hone the aircraft to squadron 
standards. 

The EA-6B attrition rate is estimated to be 1.0 percent of the total EA-6B inventory 
per year [OPNAV, 1999]. Since EDMOM models individual aircraft, it is impossible to 
directly incorporate this aggregate attrition rate. Aircraft should be deleted from EDMOM 
when the loss occurs. 

Only two sites conduct EA-6B depot maintenance: Naval Aviation Depot, 
Jacksonville, Florida (NADEP JAX) and Grumman Rework Facility, St. Augustine, 
Florida (GSAC). It is assumed that both sites have equal service availability and time 


duration for options. EDMOM treats both facilities as a single, aggregated entity. 


B. 


MODEL FORMULATION 


This section shows the indices, sets, data, decision variables and mathematical 


formulation of EDMOM. Where appropriate, objective function coefficients have a time 


index to allow time-based discounting. 


Indices: 
a aircraft (e.g., 156481,158029,...,164403); 
e extra SDLMs (e g., el 22206201 
О option (e.g., Option 1,Option2,...,Option35); 
p period (e.g., Oct98,Nov98,...,Sep15); 
S service (e.g., SDLMI,SDLM2,WCS,8989A,89A,ICAP-IID; 
and 
y fiscal year (оо БҮО Р FY 19): 
Sets: 
AvallSetao ^ Periods aircraft “a” is available for option “o”; 
EligSet, Aircraft eligible for service "s"; 
FySet, Periods in fiscal year "y"; 
OptSet, Options that include service "s"; and 
SDLMOSet, oo. p Periods aircraft “a” is available for option “o” that includes 


SDLMQ2 if inducted for option “o” that included SDLMI in period 


6699 


p: 


20 


Data: 


delay, op 


deliv, s 


indEarly, 


indLate, 


minOp 


sdlmPen: y 


tetSDLM 


time, 


Decision Variables: 


МРОСТ, ор 


SDLM., 


VIOMINOP, 


66 „72 


Discounted penalty for inducting aircraft “a” for option “o” in period 
"p" (periods); 


Number of service "s" components that become available in period "p" 
(aircraft); 

Maximum number of periods before availability of service “s” 
components that an aircraft may be inducted to use those 
components (periods); 

Maximum number of periods after availability of service "s" 
components that an aircraft may be inducted to use those 
components (periods); 


Minimum number of periods between the completion of an 
induction and the successive induction (periods); 


Discounted penalty for the e? SDLM above the targeted number of 
SDLM inductions in fiscal year “у” (periods); 


Targeted number of SDLM inductions per fiscal year (aircraft); and 


Number of periods required to perform option “o” (period). 


68—73 


One if aircraft “a” ıs inducted for option “o” during period “p”, zero 
otherwise (binary); 


One if the e" SDLM above the targeted number of SDLM inductions 
per fiscal year is scheduled during fiscal year “y”, zero otherwise 
(positive variable); and 

Number of times aircraft “a” violates the minimum number of 
periods between the completion of an induction and the successive 


induction (positive variable). 
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Mathematical Formulation: 


Minimize the Objective Function... 


У У Y delay,,, *INDUCT,,,, + > V sdlmPen,, *SDLM, , 4 S minOp* VIOMINOP, (Obj.) 
a o p e y a 


Subiect to... 


Y INDUCT,,, 2 1 Y se {SDLM1, WCS}, ae EligSet, (СІ) 


oe OptSet, peAvailSet,, 


DUCI aSa YINDUCT,.. Vae HligSet4n;.0€ OptSetsn p (C2) 


оёОрше!їсрүыг peSDLMOSet, у 


> INDUCT,,, < 1 vas (C3) 


oe OptSet, peAvailSet, , 


Y INDUCT,,, € tgtSDLM - Y SDLM., V y (C4) 


a oe (Оре рум“ Ú OptSet-sp m2" } P € FySet, 


Y, Y SINDUCT,,,. < Y deliv, V p,se (WCS,8989A,89A, ICAP-III) (C5) 
a oeOptSet, p<p p<p+indEarly, 
S 5 По e ES У децу, V p,se (WCS,8989A,89A, ICAP-III) (Сб) 
a oeOptSet, p'2p p'2p-indLate, 


bo 
-2 


Mathematical Formulation (continued): 


У У ус V se {8989A, 89A, ICAP - III} 
a ocOptSet, p P 

INDUC ==> INDUCT... Уве (8989А,89А), 
ocOptSet, pp o€ OptSet-icAp. m- 


ae (ElieSet Elise er). 


P 
>  MINDUCT,,, X 1 VIOMINOP, Va,p 


o p-p-minOp-time, «1 


INDUCT, o.p е (0,1) Уа,о,р 
O<SDLM,, <1 ме. У 
VIOMINOP, 20 Va 
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(C7) 


(C8) 


(СЭ) 


(СА) 


(СВ) 


(СС) 


EXPLANATION OF THE MATHEMATICAL FORMULATION: 

The first objective function term measures the number of periods aircraft are 
removed from PAA inventory to perform an option plus a scaled value of the difference 
between the recommended period and earliest period available for that option. The second 
term gauges the number of SDLMs EDMOM recommends above a desired threshold. The 
third term penalizes each aircraft that violates the desired minimum periods between 
inductions. 

Constraint (C1) ensures compliance with required SDLMI and WCS inductions. 
Constraint (C2) ensures required SDLM2 inductions. Constraint (C3) ensures aircraft 
receive no more than one induction of each service. Constraint (C4) counts SDLM 
inductions above a desired threshold. Constraint (C5) limits the amount of time prior to 
availability of service components that an induction may occur. Constraint (C6) restricts 
the time service components can be inventoried. Constraint (C7) ensures utilization of all 
8989A, 89A and ICAP-III service components. Constraint (C8) does not allow an ICAP-III 
induction before 8989A or 89A inductions. Constraint (C9) ensures a minimum time 
between successive inductions. Constraint (CA) establishes Inductao, as a binary variable. 
Constraint (CB) sets upper and lower bounds on SDLM,y. Constraint (CC) established 


VIOMINOP, as a non-negative variable. 
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Es 


SET DERIVATIONS 


This section shows the derivation of two kingpin sets: 


AvailSet,. and 


SDLM2Set; o,0,p- Prior to deriving these however, we require additional sets and data. 


Sets: 


Data: 


1. Additional Sets and Data 


ASPAISet, 


ASPA2Set, 


OperSet, 


PdSet,. 


ServSet, 


aspaOne 


aspaPd 


Carly. s 


late,s 


maxSDLM 


minSDLM 


Periods aircraft “a” is available for its first through fifth ASPA 
inspection prior to SDLMI; 


Periods aircraft “a” 15 available for its first through fifth ASPA 
inspection after SDLMI; 


66 99 


Periods service “s” is available; 


са аз 


Periods aircraft “a” 1s available for service “s”; and 


(T 99 


Services included in option “o”. 


Number of periods between completion of SDLMI and first ASPA 
inspection (periods); 


Number of periods between first through fifth ASPA inspections 
(periods); 


66 99 >> 


Number of periods before servas aircraft “a 
(periods); 


can receive service 5 


$6 22 


can receive service “s 


66 99 


Number of periods after servas aircraft “a 
(periods); 


Maximum number of periods required to complete any induction 
involving SDLM1 or SDLM2 (periods); 


Minimum number of periods required to complete any induction 
involving SDLM1 or SDLM2 (periods); and 
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Data (continued): 


SerVas Period aircraft “а” 15 due for service "s" (period) 
(e.g., Serva«sp.mi” = Period of fifth ASPA inspection for aircraft 
e and 


serva«wcs” = Period aircraft “a” reaches 95 percent FLE.). 


Using the Additional Data, 


(Sen = sc Ја Vse{SDLM1, WCS}, ae EligSet, , 
{ $егУ „руму - Early,-spoum- + minSDLM + aspaOne + aspaPd — early, ,..., 


serv сом + late, -sp1m¡- + maxSDIEM'FaspaOne + aspaPd +late, .; 


PdSet,, — 
| Vs =SDLM2, ae EligSet, , 
(present, Sep ron Vse(8989A,89A, ICAP - IIIJ, ae EligSet,, 
{} otherwise. 


As an example, Figure 4 shows PdSet,, for fictitious aircraft a=123456 with service 
s=SDLM72 includes periods ranging from December 2009 and October 2011. Figure 5 


shows PdSet«123456” «wcs” Includes periods between November 2008 and November 2009. 


minSDLM = 10 aspaOne = 36 aspaPd = 48 


Aug 2002 Jun 2003 Jun 2006 Jun 2010 
earlya«sprmi” = 6 early, «sp_m2” = 6 


SCEIV4 -SDLMI" — Feb 2003 P ' = Dec 2009 
(a) 
late, -sppqdi #2 maxXSDLM 216  aspaOne = 36 aspaPd 248 late,-spiw = 2 


Apr 2003 Aug 2004 Aug 2007 Aug 2011 


period 


Serva «spr yi» 7 Feb 2003 pP“ = Oct 20M 





Figure 4. PdSet,, for fictitious aircraft a=123456 with service s=SDLM2. (a) Shows 
р’; the earliest period in PdSet;-spiw*. (b) Shows p”; the latest period in PdSet, «spım?”. 
(Not to scale.) 


early, «wcs” = 0 


| period 


serva, “wcs” = Nov 2008 2 p' 


(a) 


late, “wes” = 12 


serva«wcs” = Nov 2008 p” = Nov 2009 
(b) 





Figure 5. PdSet, ; for fictitious aircraft a=123456 with service s=WCS. (a) Shows p’; 
the earliest period in PdSeta«wcs”. (b) Shows p"; the latest period in PdSeta «wcs”. (Not to 
scale.) 
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OperSet, defines possible induction periods for a specific service. With the 
exception of ICAP-III, depots presently conduct all services: SDLM1 and SDLM2 are 
currently expected to continue until the EA-6B is retired. WCS services will end in FY-09, 
8989As end in FY-04 and FY-02 marks the end of 89As. ICAP-III is currently under 
development with the first prototype aircraft 1nduction expected in November 1999. The 


last ICAP-III service 1s anticipated to occur in FY-12. Using this information, 


¡presenta oep20 15) s =SDLM1,SDLM2, 
[present,...,Sep2009] s= WCS, 
OperSet, = + [present,...,Sep2004) s = 89894A, 
{present,...,Sep2002} $ =89А, 
1. Nov1999....,sep2012} s=ICAP-M. 


Aircraft inducted for a WCS may receive a concurtent SDLMI or SDLM2 if it has 
surpassed its first ASPA inspection. This relaxation of the requirement for SDLMs based 
on failure of the fifth ASPA inspection has the potential of reducing the number of required 
inductions. ASPAISet, and ASPA2Set, reflect this relaxation; PdSet4-spiwi. and 
PdSeta «sp.m2 are subsets of ASPA1Set, and ASPA2Set,. Mathematically, 


ASPAISet, = {serv,, - early,, - aspaPd,...,serv,, + late,,} Vs=SDLM1,ae EligSet, ; 


and 


ASPA2Set = (бегу pom SY o DEN аѕрабпе carly 2. 
Ser epi Mie Т ate sprit maxs DCM Tr aspaQOne = aspard late, 
Vs =SDLM2, a € EligSet.. 


For aircraft a=123456, ASPA2Set, contains periods ranging from December 2005 to 
October 2011. 
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2. Derivation of AvailSet,. 


With PdSet,,, OperSet,, ASPAlSet, and ASPA2Set, defined, it is possible to 


mathematically define AvailSet,.: 


(| PdSet,, f| OperSet, Va,ol(WCS,SDLMI),(WCS,SDLM2]) q ServSet,, 


seServSet, seServSet, 


П PdSet,, (1 OperSet, MASPAISet, Va,0oI{WCS,SDLMI} < ServSet,, 


: — ) seServSet se ServSet 
AvailSet, , S O o 


П PdSet,, (П OperSet, MASPA2Set, Va,ol (WCS,SDLM2] c ServSet,. 


seServSet, seServSet, 
s#SDLM2 


Continuing the aircraft a=123456 example, it is now possible to show AvailSet, o 
for o=Option 11 (SDLM2 and WCS). Figure 6 shows the periods in 
AvailSet-123456”,“Optioniı” range from November 2008 to September 2009. Without the 
relaxation provided by ASPA2Set,, AvailSet-123456”,“Optionnı” would be empty due to 
PdSet«123456” «spLm2” (December 2009 to October 2011) and PdSet-1>3456” -wes” (November 


2008 to November 2009) being disjoint. 
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OperSet«spim2” = {present,...,Sep2015} 


OperSet-wes = {Present,...Sep2009} 


ASPA2Set, 


riod 


pe 
Dec 2005 Sep 2009 Nov 2009 . Oct 2011 


AvallSet,-opionii7 = {Nov 2008,...,Sep 2009} 





Figure 6. AvailSet, . for fictitious aircraft a=123456 with option o=Option 11 using 
previously determined values for OperSet-spım?”, OperSet=wcs”, ASPA2Set, and 
PdSet, «wcs”. (Not to scale.) 


3. Derivation of SDLM2Set, оо, р 

Based on the period an aircraft is inducted for SDLMI, it ıs possible to refine the 
periods available for SDLM2. Recall that SDLM2Set; o,o',p is the periods aircraft “a” is 
available for option “o’” that includes SDLM2 if inducted for option “o” that included 


SDLMI in period “p”. Mathematically, 
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үр пше epaspaOned: aspabd early, „minor; 
p+time, +aspaOne + aspaPd + late. рум ) 
vac Eigse ое Ор Бег м» 
o'€ (Оргзе рум - OPtSet.ycs-) D ; 


_ |{p+ time, + aspaOne — early, «spLmo"> ---> 


ао,оур | 


SDLM2Set 
pustumcesuaspaOtnetaspabdeplatee | 


ба = s om EIPSSLS ce] 
Oe Oper Ope |, 
ос рег e IGI Obtsel ccs ED; 


1{} otherwise. 


To demonstrate SDLM3Seta 5.» for aircraft a=123456, assume it is inducted for 
o=Option 1 (SDLM1) on the period of its fifth ASPA inspection, p=Febuary 2003. Under 
this assumption, Figure 7 shows aircraft a2123456 available for o' ZOption 2 (SDLM2) 
from August 2010 to April 2011 and o' Option 11 (SDLM2, WCS) from August 2006 to 


April 2011. Both being subsets of ASPA2Set«123456» (December 2005 to October 2011). 


2! 


плен =] 2 азраОпе = 36 


Feb 2004 Feb 2007 
early. spim2” = 6 


p = Feb 2003 p’ = Aug 2010 


шл 12 aspaOne = 36 


Feb 2004 
еаПул «грм» = 6 


р = Еер 2003 p” = Aug 2006 
(b) 


time, = 12 aspaOne = 36 aspaPd 248 late,-spım?” = 


Feb 2004 Feb 2007 Feb 2011 


period 
p = Feb 2003 Da = Apr 2011 
| (c) x 


Figure 7. SDLM2SET.,oo:p for fictitious aircraft a=123456 with о-Орпоп 1 
(SDLMI) and p=Feb 2003. (a) Shows p’; the earliest period in SDLM2SET oo: p Ш 
o’=Option 2 (SDLM2). (b) Shows p”; the earliest period in SDLM2SET ов. р if option 
o’=Option 11 (SDLM2, WCS). (c) Shows p’ ’ ’, the latest period in SDLM2SET a0: » if 
option o' includes a SDLM2. (Not to scale.) 





IV. IMPLEMENTATION AND COMPUTATIONAL RESULTS 


This chapter provides an overview of the EA-6B fleet, service component 
availability and results of implementing EDMOM with a planning horizon of FY-09. The 
flexibility provided by EDMOM to explore various depot maintenance scenarios is also 


demonstrated. 


A. EA-6B FLEET AND SERVICE COMPONENT AVAILABILITY 

SEMCOR provided all data needed for implementing EDMOM [Ellis and Tierney, 
1999]. Under contract with PMA-234 and using the same data, SEMCOR helps PMA-234 
create the Master Plan. 

Of the 170 EA-6B aircraft manufactured, only 123 remain. Of these remaining 
aircraft, 66 are Block-82 configuration, 53 have the Block-89 configuration and only 4 
have been modified to Block-89A. The USMC is assigned 18 EA-6B aircraft with the 
balance assigned to the USN. The majority, 103 aircraft, have wings constructed of T- 
7050. 

Due to the recurrent nature of SDLM, all aircraft will require a SDLMI by FY-09. 
Recalling ASPA failure typically occurs seven years after the completion of a SDLM and 
that an induction involving a SDLM takes approximately one year, the time between 
SDLM1 and SDLM2 inductions is calculated to be approximately eight years. For 
example, aircraft inducted for SDLMI in FY-99 have SDLM2 inductions projected to 


occur in FY-07. For implementation, only aircraft with SDLMs predicted in FY-99, FY-00 


35 


or FY-01 will be included in the set of aircraft requiring SDLM2. As shown in Figure 8, an 


impending bow wave of SDLM inductions is projected to begin in FY-05. 
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Figure 8. The number of predicted SDLM inductions per fiscal year based on 
anticipated failure of the fifth Aircraft Service Period Adjustment (ASPA) inspection. 
SDLM includes either the SDLMI or SDLM2 service. 

The WCS replacement schedule ıs based on when aircraft reach 95 percent FLE. 
Under current projections, only 80 WCS replacements will occur during the remaining 
service life of the EA-6B. Thus, the first 80 aircraft to reach 95 percent FLE will receive a 
WCS replacement. Aircraft not receiving a WCS replacement will be managed to ensure 
100 percent FLE is not expended before aircraft retirement. The 80" aircraft will reach 95 
percent FLE in FY-08. Table 2 shows the expected fiscal year availability profile for 


WCS, 8989A, 89A and ICAP-IN service components. Being a prototype modification, the 


expected availability of ICAP-III components remains highly speculative. 
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Table 2. The number of service components that become available during a given 
Fiscal Year. Shelving of these components allows usage when optimally desired. 
Induction can also occur a few months prior to availability of the service component. 


B. IMPLEMENTATION OF EDMOM 

This section overviews the result of implementing EDMOM in the General 
Algebraic Modeling System (GAMS), release 2.50.94 [Brooke, A., et al., 1997] when 
calling the CPLEX 6.0 solver [[LOG, 1997]. Default CPLEX parameters were modified to 
ensure the linear program relaxation was solved using the dual simplex method, branching 
variable selection was based on pseudo-shadow prices and backtracking node selection was 
done via best-estimated search. Considering all 123 EA-6B aircraft on a 10.5-year 
planning horizon at monthly resolution, with a yearly discount rate of 0.1, GAMS 
generated approximately 31,500 equations, 34,400 binary variables, 400 continuous 
variables and 6,500,000 non-zero elements. With an integrality gap of eight percent, 


CPLEX found a solution in 13.6 CPU minutes on a Pentium-H, 300-MHz, 512-MB 
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computer. Appendix B provides EDMOM’s recommended induction schedule for each 
EA-6B through FY-09. 

To allow a dovetailing of the Master Plan with EDMOM's recommendations, 
EDMOM uses the Master Plan's FY-99 induction schedule. EDMOM also uses PMA- 
234's ICAP-III prototype plan, inducting aircraft 156481 for Option 10 in November 1999 
and aircraft 159909 for Option 6 in June 2000 [Ellis and Tierney, 1999]. 

As identified by the OAG, a primary means to reduce time aircraft are removed 
from PAA inventory is to combine services. Allowing inductions between two months 
prior and nine months after service component availability, EDMOM recommended 378 
services in only 216 inductions, requiring 2,446 total months. Without combining services, 
it would require 3,630 months, nearly a 50 percent increase. As shown in Figure 9, 56 
percent of the inductions recommended by EDMOM contained two or more services. 
Unfortunately, combining services is not enough to eliminate all shortages in PAA 
inventory; Figure 10 shows PAA inventory drops below the desired 104 aircraft threshold 
47 percent of the time. However, the average monthly PAA inventory, 104.24 aircraft, is 


above the desired 104 aircraft threshold. 
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Figure 9. The percentage of recommended inductions that include 1, 2, 3 or 4 


services. By combining Services into options, EDMOM recommended 378 services in only 
216 inductions. 
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Figure 10. — The desired 104 aircraft PAA threshold and the number of EA-6B aircraft in 
PAA inventory utilizing EDMOMS recommended induction schedule. Annual EA-6B 
attrition rate was not used to calculate PAA inventory. 
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PMA-234's "Level Loading" policy coupled with allowing concurrent SDLMI or 
SDLM2 with WCS services, when an aircraft has surpassed its first ASPA inspection, 
assisted EDMOM in reducing both the variation and peak value of the impending bow 
wave of projected SDLM inductions described in the previous section. As shown in Figure 


11, EDMOM reduced the peak value by more than 10 SDLM inductions. 
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Figure 11. Тһе number of predicted SDLM inductions and EDMOM’s recommended 
SDLM inductions. PMA-234’s “Level Loading” policy assisted EDMOM in reducing both 
the variation and peak value of the bow wave of SDLM inductions. 


Es MODEL FLEXIBILITY 

An often-overlooked byproduct of combat operations is an increased operational 
use of aircraft. For example, combat operations in the Balkans resulted in the average PAA 
EA-6B flying 57.2 hours in May 1999 [Ellis and Tierney, 1999]. This is over double the 


projected overall EA-6B utilization rate of 25.5 hours per month [OPNAV, 1999]. If 
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sustained for six months, such an increased utilization rate would result in aircraft reaching 
95 percent FLE six months earlier than anticipated. Considering the effects of such a 
scenario simply requires decreasing serva, «wcs” by six months in the previously described 
implementation and re-solving the problem. In this scenario, EDMOM recommended the 
same 378 services but in only 214 inductions, requiring only 2,411 months. As shown in 
Figure 12, increased utilization drops PAA inventory below the desired 104 aircraft 
threshold 49 percent of the time; a two percent increase compared to normal utilization. 
However, with this increased utilization, the average monthly PAA inventory increased 
from 104.2 to 104.5 aircraft. Figure 13 compares fiscal year SDLM  inductions 
recommended in this scenario with that of the previous section. Likewise, Figure 14 
compares the total recommended inductions per fiscal year. Both Figure 13 and Figure 14 
show only a slight variation in the number of inductions recommended per fiscal year; thus 
exhibiting EDMOM’s persistence. Appendix C provides EDMOM's recommended 


induction schedule for this scenario. 
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Figure 12. The desired 104 aircraft PAA threshold, number of EA-6B aircraft in PAA 
inventory assuming a normal utilization rate and the number of EA-6B aircraft in PAA 
inventory when the utilization rate is doubled for a six-month period. Annual EA-6B 
attrition rate was not used to calculate PAA inventory. 
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Figure 13. The recommended SDLM inductions assuming a normal utilization rate and 
recommended SDLM inductions when the utilization rate is doubled for a six-month 
period. Only a slight variation in the number of inductions recommended per fiscal year is 
Seem: 
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Figure 1d. The total recommended inductions assuming a normal utilization rate and 
total recommended inductions when the utilization rate is doubled for a six-month period. 
Only a slight variation in the number of inductions recommended per fiscal year is seen. 
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V. CONCLUSION AND RECOMMENDATIONS 


A. CONCLUSION 

This thesis developed an optimization-based model, EDMOM, to recommend a 
depot maintenance induction schedule for the EA-6B. EDMOM minimizes the time 
aircraft are removed from PAA inventory while adhering to depot service life extension 
and major modification programs. Key features of the model include (1) the dexterity to 
combine multiple services during a single induction, (ii) the ability to reduce the magnitude 
of SDLM inductions per fiscal year and (ii) the flexibility to explore various depot 
maintenance scenarios. 

The effectiveness of EDMOM is demonstrated by its implementation in GAMS 
with real world data. Using the CPLEX solver, EDMOM recommended conducting 378 
services in only 216 inductions while reducing the maximum yearly projected SDLM 
inductions by over 10. By a simple modification of data, EDMOM showed the effect of 


increased operational use of the EA-6B. 


B. RECOMMENDATIONS 
In an era of decreasing budgets and increasing operational commitments, the DON 
must make all attempts to optimally manage scarce resources. This thesis developed an 


optimization model to assist the EA-6B community manage one of its scarcest resources, 


4] 


aircraft on the cutting edge of electronic warfare technology. PMA-234 must consider 
implementing such a model. 

As the EA-6B rapidly approaches the end of its service life, aircraft retirement 
issues, such as the SDLM policy, must be addressed. Should aircraft receive SDLM's in 
years immediately preceding retirement? If not, when will SDLM inductions cease? It is 
of paramount importance that the EA-6B community answers such questions today to 


allow optimizing tomorrow’s induction schedule. 


The following list of topics is recommended to further extend this thesis. 

1. De-aggregate NADEP JAX and GSAC depot sites. Specifically address 
individual site levels of service availability and time duration for options. 

2. Enhance ease of implementation by developing a graphical user interface (GUI) 
for input and data modification. 

3. Determine the concluding date for SDLM inductions and implement EDMOM 


through the EA-6B’s remaining service life. 
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APPENDIX A. 


ASPA 
Block-82 
Block-86 
Block-89 
Block-89A 
CAG 


COMVAQWINGPAC 


DON 
EDMOM 
ESC 
EXCAP 


NADEP JAX 
NAV AIR 
OAG 
OPNAV 
PAA 
PED 
PMA-234 
SDLM 
SDLMI 
SDLM2 
T-7050 
T-7079 
USMC 
USN 
WCS 
89A 
8989А 


LIST OF ABBREVIATIONS AND ACRONYMS 


Aircraft Service Period Adjustment 

Improved Capability IVBlock-82 

Improved Capability I/Block-86 

Improved Capability I/Block-89 

Improved Capability II//Block-39A 

Counting Accelerometer Group 

Commander Electronic Combat Wing, U.S. Pacific Fleet 
Department of the Navy 

EA-6B Depot Maintenance Optimization Model 
Executive Steering Committee 

Expanded Capability 

Fatigue Life Expenditure 

Fiscal Year 

Gravitational Acceleration Force 

General Algebraic Modeling System 

Grumman Rework Facility, St. Augustine, Florida 
Graphical User Interface 

High Speed Anti-Radiation Missile 

Improved Capability I 

Improved Capability III, also a service 

Integrated Maintenance Concept 

Isochronal Scheduling Inspection System 

Naval Aviation Depot, Jacksonville, Florida 
Naval Air Systems Command 

Operational Advisory Group 

Office of the Chief of Naval Operations 

Primary Aircraft Authorization 

Period End Date 

Program Manager for the EA-6B 

Standard Depot Level Maintenance 

First SDLM service conducted within the periods considered 
Second SDLM service conducted within the periods considered 
Type 7050 Aluminum 

Type 7079 Aluminum 

United States Marine Corps 

United States Navy 

Wing Center Section, also a service 

Block-89 to Block-89A modification service 
Block-82 to Block-89A modification service 
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APPENDIX B. EDMOM'S RECOMMENDED INDUCTION SCHEDULE 


Tables 3 to 13 depict EDMOM Ys recommended induction schedule for each EA-6B 
through FY-09. Included are the recommended induction period, option and services 


included in the option. 


FY-99 


| 0» 353: зо. 
Aircraft | Period | Option |[SDLM1|SDLM2| WCS | 8989A | 89A |ICAPHI 
EE AAA к 
ESSE A A EPA О ООО 
SABIA AO О 
Beso ie en ee O A A O ee 
Pe = = ТЕ Шш 
БЕЛЕ ЕРЕ ТН БЕН мн скен сете ме гэ 
SN тов о теке тте ОО ОО О Е 
one трмен те кен кесе үс 
ш 22 A A O O 3 
1815077057] Б ESO Е 
MET E A О О ин пони 
EAN AAA ЗО А 
к ш CNN О 
ЕЛ тг ІТ. 
PESAS a= О.О ПНО ПНО НЕ 
| 163527 | Fy-99 | 9 | x | > 
ee A ee рони ee нн 
[163886 X | 
E s 
1636 |ғү9| s | | | x | | — 

Table 3. EDMOM s recommended induction schedule for FY-99. To allow a 
dovetailing of the Master Plan with EDMOM’s recommendations, EDMOM uses the 
Master Plan’s FY-99 induction schedule. 
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FY-00 


ШЕКЕ СЕ ЕСС О E SS ОИ 
ШЫЛЫШ ан АХО А НИ з | 
158805 | Моуд9| 4 | — | | | X | _ | | 
[162955 |Nov99] 4 | | | — P X s 
[16887 | Моу9д9| 9 | х | еш 
ЗВ оо В то тг тг тг тэг A 
158650 | есд9| 4 | — | | | X | |... 
15801 Ге9| 4. | — | — ^ | X | | 
| 163889 [Dec-99| 9 | X | —J]| ^» j| X | - 
B ES NN 
[158040 | JanO0 | 4 | | — | — | X | || 
| 158649 | ла-00| 5 | — | | | | X] 
O ап р 222002 | И 
ШЫРА е ү м тээ 
[15809 |Fb-0] 5 | | | | | x |. | 
Шил от гт тэй 
(161120 | Маг00) 5 | — | | | | X | | 
163526 | Ма00) 9 | Х | | | _|Xx | 
| 158039 | Ар-00| 9 | Х | || || ot xX 2 
Ши ШИ ШӨЛ тэ эт эж үн 
Шил ст шт то тэ то ОС ш 
161882 [Aug00| 1 | Xx | | | | | | 


Table 4. EDMOM’s recommended induction schedule for FY-00. 
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FY-01 


тэ” _-_~ 
Aircraft | Period | Option [SDLMI[SDLM2| WCS [8989A | 89A ПСАРШ 
158816 [Novo 5 | | 1. 1 1 х | 
1159583 |Nov.o] 4 | I I rt j j 
[163530 [Novo] 9 | x | 1 | |x | 
1591 |00017 х д 

116303 |0020 | X | —]| X | X | — 
[163403 0015 +. x | 
16401 [Dec-oof х 
и ЕШ | X | 1 X | |_|. 
о а р ш 
1659 020 5 | | | | |x | а 
16083 [ro 5 | — | — | — 1 +i — 
Пепе во s | | | || x | 
ЕП сс Feb-or| 7 | x | | x || | 
[16787 |Maro]| 20 | X | — | X |x | | 
пето јарко | 1 |х | _ | | b +. о 


Table 5. EDMOM!Yvs recommended induction schedule for FY-01. 
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FY-02 


тен тыл Ы м 7 
[Aircraft] Period | Option |SDLMI SDLM2| WCS |8989A | 89A |ICAPIII 
[15802 | Oct] | 4 | | || | x | | 
158035 | Ос011 4 | | | |Х) |) | 
| 160432 | Ос-11 4 | 121  |Хх | | | 
ISORA EAS тг? 
160791 | Моу-01) 5 | — | | _ 
161881 |Nov01| 8 | X | | — 
163396 | Моу011 5 | | | | 
Fr G ni rs T 
| 160436 | Dec-O1]| 8 | X | | | X | 







ж 





>< 





> 


вв [рес s | x | L I x j| 
16842 [Des] 5 | —— | — T Г — 
165400 [In | 21 | X | o _ 


158030 | Feb-02 | 20 | X | | Х | Х | 
163031 | Feb-02 | 20 | X | — | X | X |. | 
[163398 |Mar02| 7 | X | |х) | | 
159584 | Ар-02| 8 | Х | | — | X | | - 
(161244 | Аг02| 22 | X | | X | |х) | 
161349 | Aapr02 | 20 | X | — | X | XxX | J 
161352 |My02| 21 | X | x| |x] - 
шиш ie и А II 
161115 | Jun-02 | 2 | X| | X | |x| — 
161243 [Juno | 21 | Xx | | X | | X | | 


Table 6. EDMOM’s recommended induction schedule for FY-02. 
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FY-03 


D LÀ 5s UN ecol 
Aircraft | Period | Option |SDLMI|SDLM2| WCS | $989A | 89A ПСАРШ 
PAPAS ЕЕ ЕЕЕ ЕС ЕЕЕ T] 
pressyocond 20 | x | Jj] x | X | |. 
[1222 |Oct02| 20 | x | — | X | X | J 
1630451000) 20 ^ X | — | X | xX | | 
[162228 | №у-02| 32 | X | | X | X | | x | 
163032 |Nov-02| 2 | X | | X | X | | Xx | 
[162056 |Dec02| 32 | X | —. | X | X | |х. 
161882 | Jan-03 | 30 | | — | X | X ^. — | X. 
158802 | Feb-03 | 8 | X | | J| xX шаг! 
161245 | Маг03| 20 | X | | X | xX ` 
(161116 | Ар-03| 22 | X | — | X | |  |Х | 
158029 |May-03| 10 | X | || | — | X | 
[16048 May03] 20 | Х | — | X | X | ^-^ ?»? 7 
161779 | | 0 | | — | X | X | | Хх | 
[160786 |Aug03] 8 | X | —| | X | Àj — ] 
161347 | Ац-03| 22 | X | — | X | J| j| X | 
[16855 |Sep03] 1 | | х | X |j | | 


Table 7. EDMOM s recommended induction schedule for FY-03. 
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FY-04 


I es а” 
[Aircraft] Period | Option |SDLMI|SDLM2| WCS | 8989A | 89A ПСАРШ 
160709 10003 | 20 | Х | | X | X | J| — | 
| 158801 | Моу-03| 10 | X | | |х 
| 163046 |Nov-03| 20 | X | I x | X | | - 
et | Noes Sx тгтэ то шт тэ 
[160437 |Dec03| 8 | Х | || | x | | | 
162230 | Jan-04 | 20 | X | | X | X J| J| — 
[10939 | у X | | X | X | — | . - 
[10934 |Mar04| 8 | X | . | «| X ^| | 
[16888 |Mar04| 1 | X | || | | 
162938 | Ар-04| 220 | X | | | X | X ^ — | . 
163529 | Apr-04| 10 | Х | || | | | X. 
Пао Е 

бошу т |. | =.“ __ 


Пвнг ши е Y AA 
ug-04 


Table 8. EDMOM’s recommended induction schedule for FY-04. 
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FY-05 


наны 
for o | TI I tm 
Horas oo] ARTO 
11618 о0о —| X | — —[ —— 
1609 оо ТТТ” 
116397 оа E x | 21-21 
rising [Novos] | X | | тг 
1619 n т | X | 1 X | T T 
пета өш к 
oo [ea ı [x I - 
158650 | Jamas | n | x L L L C I хо 
H9 [m0] 7 | X | —| X | —| —[ — 
His [Reo] 7 | X | —] X ү 
во А | X 0121-21-20 
1163220 А 1 | X | I —1 GL 1 
Hesm[Awo| пи [| T X I X | L T 
158034 мау 1 [ x ||) T 
7160832 [Mayos] 30 | X | — [| — | — TL TIT x 
163523 [mayas] 7 | х | — X [г T 
1160 о 1 | X |  ]- ] —] —l — 
ness [us] | хо 


Table 9. EDMOM’s recommended induction schedule for FY-05. 
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FY-06 


Ен И 

‘Aireraft| Period [Option [SDLMI[SDLM2| WCS [89894 | 35 ПСАРШ 

nso[ows| m | x | I IT 1х- 

160007 0005 1 | x I I I T TL 
en. 







x Еа 
йк: |0a0s| р 
Шоо [бео 1 | X ] = 
162935 | oewos [10 | X | —1 — 1 = +. x 
31800 |0a0s 1 ] X | —] Е 
163396: 


i336 |o«os| 10 | X | (| 1 1 (х. 
mesos 7 | X | —| X 11-12 
163402 | д205| 1 | X | I OT 
16348 [005 ı | X | — 1 —1 —1—— 1 — 
[163047 [Novos] 17 | — | I X T L Ш-Н 
[163521 [Novos] 10 | x | ||| + x 
158649 |Dec05| 10. | X | — 1 — 1-1 ——1- X-— 
160788 (вс5| 1 | X | III S 
158033 | daros | 1 | X | —1 — 1 —1 —1 —— 
БЕСІ ЛЕГІН ШЕТЕН БЕН БЕНЕН БЕНЕН БЕНЕН БЕНЕН БЕРЕН 
[160433 [Jan-06 | х | 1 1-1 Sid x 
"16401 [Ja06| 10 | X | L T T IT X-— 
"i384 [Mao6| 3 | | — | X |] —1 —1-— — 
[161884 зи 37 | —] — | X ] — | Ix 
news[mos| 7 | X | | X | j 


Table 10. EDMOM’s recommended induction schedule for FY-06. 
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FY-07 


во 1 | X | | T T T — 
nese[oxoc| 1 | X | L L T L 
7159907 | 0006 | ı I x I L —[ и 
15902 оо X | — г T 
виз Гоо 0 1X | — —| —| —[ X-— 
16071 оао a БЕЗЕП БЕНЕН БЕНЕН БЕНЕН БЕРЕН 
nems[ox| d | — X XT T T 
160 о —] X | —| TL 
Hesm[oxo| d | |x [X | 1 T — 
Tess [oao] 3 | —] X | X | — | —[ —— 
newo[ox6| 1 | X | | TL TL | 
158035 [Nov-06| м | x ||| T 
Géns|wwo| 3 | L | X | — TT 
звао песо 4 | — X | 1 Г | x 
Tse] pecas] 4 | — X | L TL —1-X— 
7159587 [Dec0s| 34 | —]- X ] —] —] — 1 X-— 
7159908 ед за | | x |) || x 
160706 | заљ07 a | X |] I ex 
16557 от | 21 | x | x ||| x 
Tssa reon] a | |x | [хо 
зв о 4 [хо 
asso [mo 14 | — | X | —] —1 — 1 X-— 
Газ (мт| 8 L TL — [ T x 
пою Ао 5 | L T XT а 
7163520 [Apr a I I xt E O 
Шию шш з ү TL [ху ү — 
по [$07] 3 1 — [ — [I x [ |. 


Table 11. EDMOM s recommended induction schedule for FY-07. 
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FY-08 


ша И < M 
163526 | Ос-07]| 2 | — | X |  ]| j| j| — 
163528 | Oct-07 | u | | X | X | j| j 
Шинээ гр 2 AAN AA O ЕЕ 
Einen o STI Ux HE 
163890 | 007 | 11 | | х | x | | | | 
Ши ший 20 хоо ш 
| 163526 | Моу-07| 17 | | | Х | | ^x. 
| 163889 | Моу-07| 17 | | — | X | | |х 
158036 |Dec-07| 2 | — | X | | 
| 161881 | Пес07 17 | | | X | 
| 163406 | Dec-07| 17 | | |x 
158036 |Jam08| 3 | —| | Х | J| (|. 
161774 | ал08| 2 | — | X | — | ш 
162934 | Jan08 | 7 | — | |х) | — | X | 
Ши алм тн gU SS гт тэтгэн 
(156481 | Feb-o8 | 11 | | X | X |. | — | — | 
[1682 | Feb-08| 2 | | х | | J| ^ — 
158039 [Ma | 14 | — | X | — | | |х. 
ESMAS O то тгт ст 
| 163402 |May08| 17 | | | X | | | x | 


Table 12. EDMOM!s recommended induction schedule for FY-08. 
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FY-09 


Aircraft | Period | Option [SDLM1|SDLM2| WCS | 8989A | 89A ПСАРШ 
EA тт гт -”- 

164402 |00081 17 | | |Х | |  |Х. 
шо тш ээ гт 1 l 
к | оу08| 17 | | | x | | | x | 
[15882 |De08] 6 | | |х 


161245 р ш у у 
пов ао | 6 Хо 
Г161349 9| 6 | хо 
то о о a a a 
16244 ьо в БЕНЕН БЕНЕН БЕНЕН БЕНЕН 
"15030 |Mar9| 6 | ] — 1 — | —— 
[161243 |Maroo| 6 | | | L _ 


Table 13. EDMOM!Ys recommended induction schedule for FY-09. 
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APPENDIX C. MODEL FLEXIBILITY INDUCTION SCHEDULE 


Tables 14 to 24 depict EDMOM’s recommended induction schedule for each EA- 


6B through FY-09 if aircraft utilization rate was doubled for a six-month period. Included 


are the recommended induction period, option and services included in the option. 











FY-99 


Aircraft] Period [Option SDLMI[SDLM2] WCs | s9894 | 894 ПСАРШ 
IA AAA O 
158540 | FY99 | 20 | X | | X | XxX | | 
өт a x x ii О 
AO го тг гт тг 
и то тг E O 80 
A A NAAA A 
Foo И ПИ || ESTES Se 
55505 | Еу ОО О тэ | Xe 
BE [es || | | 
Boe Еу О гт m 
| ee E К тэ eee ОО ee 
“ЦЭ эст тэй. О НЕН ШЕ 
B conc ух ү ООО ОИ 
ERA ос Ее шен шен геге ше ни 
MER |e 2 т (тт | О ОО 
E RE ESO А И ИЕ 
MEE SN EA Se ESAs Shes 
BEI UEM NUNC EMEN л 
EN AAA AS 
163396 | Бүд9 | 3 | | | Х | |. |. | 
Table 14. EDMOM's recommended induction schedule for FY-99 if aircraft 
utilization rate was doubled for a six-month period. To allow a dovetailing of the Master 
Plan with EDMOM’s recommendations, EDMOM uses the Master Plan’s FY-99 induction 
schedule. 























by 






Aircraft | Period | Option |SDLM1|SDLM2| WCS |8989A | 89A |ICAPIII 
Bc: ос  ттт Jj 
| 163526 | Oct-99] 1 | X | ||. | p - 
pr | Ос-99| 1. | X | | ||| 
СЕМ лт x D О A 
PEA Re A E NP EN 
ANA AS AAA 
pros = AO о ЕК О ОИ 
[168120 |Nov-99] 5. | | - 
[168889 |Nov99| 9 | X | | «^?! J| X | ^. 
[158880 |Пес-99| 4 | | — | | X | шш 
NENA | _ | ОО NN 
ТП | зе A A A оо ER 
163887 |Dec99| 9 | X | | || |х) 
[15809 |Ja00| 1 | X | _ | J| j| j| 
[158650 a | X | | 
158800 | За-00| 4 | | — | — | X | 1 - 
|160433 | За-00 | 5 | | — | | | X | ___- 
к | За-00| 5 | | — |. | | X |. | 
[16404 | F-00| 5 | | | ^ | X | - 
[15809 |Ma-00] 5 | | — | — | | X J| | 
Нэгэ аш та тг Jeux | 
ШИЕ аг тг ттттг тонн 
SSA AA A A O И 
164401 | Ар-00|) 5 | | | | X | — 
ШЕЛ о исе тт тт ғ эн. 

IE IP A ЕВ СО Е тн 
Ши ойг л ТО О И a 


















= 






A 






IN 






CA 






Сл 






Сл 






Сл 






Сл 






Сл 






— 






Сл 










Table 15. EDMOM’s recommended induction schedule for FY-OO if aircraft 


utilization rate was doubled for a six-month period. 
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FY-01 


Aircraft | Period | Option [SDLMI|SDLM2| WCS [$989 | 89A [ICAPIII 
158040 | хог0| 4 | | 1 [X] j | 
[16787 |Nov00| 20 | X | | x | X | —] — 
[1895 No 3 | р — у= у 
15849 |600| 3 1 — | ——] —1 —1- XL — 
7163081 |Deeoo 7 | x || x || | 
Her [reo] a x [| x || x | — 
1630 02 | x | | x || x ~ а 
и оош шо кр 
16525 [Ак р 
Fern Mayo 1 | X | —| — | —1-— 1 — 
(163396 | 5 "| I I I | x | ш 













Table 16. EDMOM?’s recommended induction schedule for FY-01 if aircraft 


utilization rate was doubled for a six-month period. 
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FY-02 


LÍA 
Tso loan] 20 | X | |x |x | | 
(158032 бока || 
зао |ожо | «4 р 
160432 oor] 4 || [|x |) 
в [Nora] @ |x ||| -x |) 
пв ооо ИЕН 
(160436 оа ри 
Tassa [peo] 8 х 
1630 бао [хр || 
пва во хр 
(161885 о 2 | X | | X | X | T 
néer[meo| s | | 
116305 ма 20 | X | —| X | X | T —— 
эзи Ama | 8 | x I —[ X |) 
(161242 apa a [X I I x | Tx T 
1161392 Аво a ] X | — X | — | X | — 
on My 3 | X | —[ X | | X БЕНЕН 
1600 Myo| 9 | X | — —[ — X | — 
Пето ао 3: | X | | x ~~ x — 


Table 17. EDMOM’s recommended induction schedule for FY-02 if aircraft 
utilization rate was doubled for a six-month period. 
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FY-03 


E— ы — — 
Aircraft Period [ Option [SDLMI[SDLM2| WCS [89894 | 89A ПСАРШ 
1584 од з | x | | | X | | 
16285 00 120 | x || x | X | —[|  — 
[16349 |0e02| 20 | x || x | x || 
"16222 [00-021 20 | x || x | x |] —  — 
162228 | дв2| | X | | x |x || 
[16053 [002] 20 | x | | x | X | —1 —— 
[16939 |Nov2| 32 | x || x |x || x 
163048 | око 20 | x || x | X | —— 
7161882 | Jan-03| 30 ||| x |x || x 
158802 reo] 8 | X ||| x | | 
16177 |reo| 39 | —] —]1 X] X | [хо 
[161347 | Apros] 22 | x || x ||| x 
10» [may-03 | 10 | X | | TL TL Ix 
1616 муо 2 | x | | X | —|- | X-— 
116220 93 | 20 | X | —] X ] X | — 1 
160786 (еэ 8 | X | | | x |. 
162938 [Aug03 [32 | x [| x | x || x 
116325 |03127 | | x | x | | [| x 

















>< 






>< 






>< 







Table 18. EDMOM's recommended induction schedule for FY-03 if aircraft 


utilization rate was doubled for a six-month period. 
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FY-04 


AA И M 
[1602 |Oc03] 20 | X | | х | Xx | | 
158801 | Nov-03| 8 | X | — | | Xx | J — 
163046 | Nov-03| 32 | X | | х | X | |х. 
163047 | Коу03| 8 | Х | | J| X | 1 — 
16437 |Dec03|] 8 | X | | | X | | | 
162936 | Jan-04 | 20 | Х | | X | X | | | 
леотод Бл 20 | X | |Х ш 
[10934 Mar04! 8 | X | | |х) |  — 
Bed мат 1 | х | | 1 MN 
161883 | Apr-04| 20 | X | — | X | X | | _ 
16529 | Apr04| 10 | Х | |) и м 
ESS] ey eS ee ee Мн 
MESES AAA AAA О БЕНЕН БЕНЕН 
[169399 | u.O4 || 7. | X | |х) | 1 | 
pepo EE жа. шшш 
65524 [ang БЕТІН БЕНЕН БЕЗІН БЕЗІН БЕНЕН БЕНЕН БЕНЕН 


Table 19. EDMOM’s recommended induction schedule for FY-04 if aircraft 
utilization rate was doubled for a six-month period. 
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FY-05 


анам. 
Aircraft Г Period [Option [SDEMI[SDLM2| WCS [$9894 | 35a. САРП 
яав fotos] m | x | | | || x 
п о E E a E S E A 








7163887 | 00:04 хо 
158040 рх 
вш ои БЕНЕН БЕНЕН БЕНЕН БЕНЕН БЕНЕН 
[163523 [Nova] 7 | x | | x | || 
158805 [Dec-04] 10 | X | — |  — — | — | X-— 
pM 01x | 131 17-10 
"158650 | Jav5 | 10 | X | | 1 1 TI x< 
159583 | Jav05 | 10 | X | — | | — | — j x 
1603 danos | 7 | x || x ||| 
7161348 [eos | 7 | x [|| x ||| 
E US 1-127958 2. 
rissos4 [May-o5[ 1 | X | — | TCO L T 
160432 [May-05] 10 | x | — Хо 
Fi [Mayos | 7 | x || x ||. — 
sms ı | x БЕНЕН БЕНЕН БЕНЕН БЕНЕН БЕНЕН 
716596 [3405 [30 | X | | 1 1 — 1 X-— 





164 | 195 | 1 | X | |. | I и 
16835 [aus 1 | x | шш = шр 
1160107 [Sep-0s[ 10 [| x | —] — | —[ —1-X-— 
[163404 [Sep-05| 22 | x | | x | | | x 






Table 20. EDMOM's recommended induction schedule for FY-05 if aircraft 


utilization rate was doubled for a six-month period. 
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FY-06 


ль ee 
Aircraft | Period | Option [SDEMI[SDLM2] _WCS | 89894 | 89A_[ICAPIIL 
158032 | Ос-05| 10 | X | | |. | |) P X | 
ШиШЭ 02 05| 7 х. хэт Л И 
16120 | Ос-05 | 10 | xX | | | | |х. 
161880 | Oct-OS| 1 | X | _ "||| 
162227 | Ос-05| 1 | XxX | | | | | 
163030 Х 

163398 | О2-05| 7 | Х | | xX | |. |... 
163401 | Oct-05| 7 | X | 

163403 | Oct-05] 1 | x | ^ | j| | — 
163521 |0005 10 | Х | | || J| ^X. 
| 163520 | Коу05| 7 ! X | | X | | 1 - 
163891 |№у05 17 | | — | X | | | x. 
[158699 |Dec05]. 0 | X | | | j| |х. 
ШО О 0] x | | Шш 
ШЕВ | хуу | к EM 
[158800 | Jan-O6| 10 | x | | | | |x 
160433 | Jan-06| 10 | X | | || ^ | X | 
G mos БЕ ERE AE ИН 
[16440 | Ja06 | 10 | X | | |) |) |х 
(161243 | Еь-06| 6 | хе 
(161884 | ь-06| 17 | | — | X | |  |Х | 
[163884 | Ар-06| 3 | |  |Х | |. |... 







> 

















Table 21. EDMOM's recommended induction schedule for FY-06 if aircraft 


utilization rate was doubled for a six-month period. 










FY-07 


м 
Aircraft[ Period [Option [SDLMI[SDLM2| WCS [$9894 | 894 ]ICAPIIT 
бы ош 1 | X | T T T T 
ЕО О ı 1x | T T T onTsi=— 
7159907 | 00006] 1 | X | I It 
15992 [0000| 2 I —[ X | 1 1-1 
"160334 [0000| 0 | X | — [хо 
116091 06 5 | | x ||| ix 
16175 пу (ХХ 1 1l — 
163522 [0000 n | I X X] 1 T 
13886 [0000| 1 | — X | X | — T 
пв | 0006 | 1 | X | [г ГГ 
158035 моб а | — X | I ex 
héns|weo| 3 | р | X | — —l- — 
163527 [Nov-06| 27 || x | x ||) 
159587 | бссо6| м || x Гг Г 
159908 |ссо6 14 | —[ X | —[ T T x] 
15850 ао a I L XL — TL 

158 Dao 4 | L X | L — 
15815 [rear a | |x| L I хо 
п о [рх T T 
160706 | о a | LX T TL T TL 
7158810 [Maro7[ ia] [ X | — | T T 
ss мак м [ху г [шу 
[160609 [Maro7] 3 [| I x T T 















>< 






~ 







+ 









Table 22. EDMOM’s recommended induction schedule for FY-07 if aircraft 


utilization rate was doubled for a six-month period. 
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FY-08 


— — —— —ÁÀ' 
и TA ш ~ 
1839|040| 21 I x I L T +T— 
EAN ОО O O AA өн 
1635251602022 8011 |: Хе Ху тт A 
r E e o 
ШОО оо п ООО ООО 
Ecce octo 30 NUI S ол 
EE CA > 8 x eee лш ш 
110888 0 (Зав |х хе тс ш 
MESES E MAA рози они ШИШ 
Ши эт | ОО | 
[163889 |Nov07| 27 | — | X | X |. | | x | 
Ши EGET WEE SE 
pecen O от тан 
(161774 о | — | X | | {| [| 
162934 | Jan-08 | 17 | |) | X |. | | x 
[163406 Janó8 | 17 | | 1Х1 | |х 
So AAA E иш 
Ши со єє. ee a В ОИ 
ezine ion ост тг шїї л Р 08 
ТӘ л ш | ж гт гтт ы 
Шм н н у шы | лш 
1163402 | Арг-08 |3 | [| | xX | «| [| 
[161881 | Мау-08| 17 | | | X | | J| X. 
Table 23. EDMOM's recommended induction schedule for FY-08 if aircraft 
utilization rate was doubled for a six-month period. 
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FY-09 


Eu 2 p 
[Aircraft] Period [ Option [SDLMI|SDLM2] WCS [$994 | А [ICAPIII 
164002 [00] 3 | | |x | || 
son No вх. 
пей Ro р 
1636 | хөв 17-21 L xT T —— 
assa [oeo] 6 | L L TL T Х_ 
néns]pew| 6 | L L T T Tx 
о ао рх 
пэ ао рх 
то о к 
neww[meo| € х 
158030 | ан» 6 | —[ — КЕНЕН БЕНЕН БЕНЕН ШЕН 
[1540 [Maro] 6 |_| БЕНЕН БЕНЕН БЕНЕН ШЕЛІ 








ж 






ж 






ж 









Table 24. EDMOM's recommended induction schedule for FY-09 if aircraft 


utilization rate was doubled for a six-month period. 
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